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1. Much construction and repair work is being done on the Trat Druzby ene 
Line) which runs from Zilina (950/052) to Cierna nad Tisou (R49/B80) and 


concrete fils, The full length of the ratlroad has besa constricted for 25X1 
locomotives and cars vith an axial thrust. of 20 tons. The line was constructed 
by the CSSZ (Czechoslovak Construction Vorks), Branch for Transportation 
Construction, Kosice, The superintendent of the Project was Ing, Slavog Dobron; 


woe 86 @ rers on were from CSM and CSD Labor brigades: 
the rest of the workers were employees of the 8SZ, 


@o Between argessny and “hla Loding, the Zilina - Spissia Nova Ves line passes on a 
‘Causeway over the Hornad river east of Rolova Rute and proseads through a single- 
track tunnel about @00 m. long. This tunnel was recently reinforced with conerate 
Segments, The new tunnel for the second track has not been constructed parallel “ 


‘the old track makes in passing through its tunnel. ‘The new tunnel is about 4.5 im. 
longs+! It wes begun in Auguat 1952 and is being walled up now, It has 14 
soncrete ventilation ducts, Plana had been mada to open the tunnel for publie 
25X11 service tn 1954, but now every effort is being made to complete 1% in 1953/2) The 
tunnel has caved in several times because of the lack of sidlled Vorkmanship and 


three shifts have been enployed ‘on the project. Construction of the tunnel has 
been entrusted to the Barata firn, the only Slovek firm specializing in the 
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y of tunnele.. The chief of Barak. is ite former ommere Ine, Matus Baraba 


“ork on veinforcing the full length of tha Kosice - [ichalony (R49/251) ~ 
Sloeventies Hove vesto (R49/250) ~ Cierna nad Tisou line has been progressing 
rapidly, and the construction of the nev second track has been aneeded un. It is 
believed that the second track will be eompletcd by the ond of 1952. From 
Slovenske Nove esto to Clerna nad Tisov, construction is rolatively easy, since 
the road runs over level terrain, The railroad station at Slovonske ove ‘esto 


hos been enlarged and by the end of 1952 is to have trice as many tracks as it 


now has. 


In the iysalk (R49/825) - Straeske (R49/275) section of the Kysak - Stragsia - Luplow 


(R50/E99) line, work has propressed only with diffieulty, since it hag been 


necessary to build up embankments and make cut~-ins beeide tho former single-track 


road. In the Gtrazske - Lupkow section, the sesond track was completed in 1950; 
york vos facilitated by making use of the roadood of the former double-track road 
there,. A second traek has already been built from Lupkow to Chyrovw (S50/152). 


The entire Banoves nad Ondevou (R49/973) = “atovee (R49/E91) - Ungered (R49/A02) 
line is boing double-trackads; the vroject 1s scheduled to be completed by the er 
of 1952, At l'atoves, a now relosding station is under construction. 


A new single-track railroad is under construction along the left banlt of the 
Poprad tiver between Podolines (R50/¥80) and avec (R50/:00). AlL 
nYoperatory work is comploted, including the construction of tuo short tunnels 
and the laying of sleepers and relia. Work on this rond hag not. progressed as 
rovidly as on other roads, however, since a large part of the machinery and many 
vorkers were transferred to construction Jebs on the Trat Prugby., Vork should | 
nevertheless be sompleted by the spring of 1952, . 


A nett single-track roed which wil connect Tisovee (Q49/03%4), Revues (249/044) »- 


 Bebentt: (049/054), and-Slamsaoves (049/034) Ia now under construction. The track 


was started during Vorld Var II by order of the Gorman authorities; when the wer 
wag over, vore was stopped and vas not resumed until 1950, when the construction 
of the Huko enterprise south of Nosies was plannsd. This railroad is very 
inmortant for the tron vorks of Podwrazava (Q49/D06) and for the iron ore mines 
of that aoa ond as a sccondery sast-vest trunk lins. Tho Tisevee-Revuce section 
has eliready been complesed, although the terrain posed epreat vroblens. From Tisoves. 
(429 nm. above saa-Joevel}.the tiew road ascends at a rote of 16 mr. per Idlonster 
for a distance of five ictloneters and then dssconds for about 10 Im. to the 
Pleaivas (h4o/062) ~ “iuran (R4S/076) voed at a rate of 13 n. nex kLlonmeter, The 
nev line joins the PLosives - lluren lino about three kilonotors north of Revuca 
(312m. above sea level), and from Revues it mroceeds to Lubenik, using the 

eld railroad. Tho Lubenil ~ Slavosovee section of the road runs through ruggsd, 
hilly terrain across a mountain range more than 800 m. above soa level. A tunnel 
about two kilometers long will have to be drilled tirough the mountain at a point 
about £00 te 500 m. above sea level, Lubenik is 270 m., Slavosovee 425 m. above 
sea level, “ork on this road is being done nostly vy soldiers and should be 
completed by the end of 1952, Rail traffic at Tisovee was speeded up after the 
connecting line from Tisovee to Halny (949/016) was built. This line by-vassos 
the Tisovee station and thereby eliminates the necessity of using Tisovec as a 
turning stetion. Pe 


A new couble-track radiiroed between Rognava (R49/D74,73) and Turna nad Bodvou 
{R49/203) was started in 1949 and should be completed in 19. It is being built 
for Buropean xeuge railroad cars with an axle load of 20 tons or less, and it is 
expected to bo about 30 km. long. This line is of strategic tr nrtonce, since it 
will cut rail traffic at Margecany in half. It is a part of the third. a 
Slovelian trani: Line, which is being constructed along tho Czechoslovak-iHungarian 
border, The now line teanches off the present single-track line near Turna ned 


Bodvou, by-passes that city on the sovth, crosses the highway west of ths village 


of Dvorniky (R49/093), and, follovs the northern side of the hiphvay. North of 
Joblenov nad Turnce (R49/D83) it enters rocky terrain about 660 m, absve sea level. 
In this area,the planned line will pass threugh sevoral vallevs whieh mst te 
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connected by additional bridges. A lone vieduet and 2 tunnel. must also be 
constructed. It has not yet been decided whether the tannel wh heve to be tro 
or four Illoneters long, The Turne nad Bodvou end of tho wumrel should be about 
500 m. west of Jeblonov ned Turnous the Roznave. ond of the tunncl ovens onto a 
plain wich is 320 m, above sea levol , and the radlread lino continues along the 


southern side of the highway to Rognave, where It joins the wesent single-track 


Dobsina (R49/DE6) ~ Plesives line (about 270 m. above soa level) i} 


Proparations for a now ainglo-tracl: railroad between Suolnit: (49/094) and Mieny 
“edzev (R49/804) have already begun, and this road shovld os cornleted by the 
end of 1952. The line runs throvgh hilly terrain which may nrosent many problems; 
Smoinis is 561 m., Wieny tiedzev 310 m. above soa level, The line runs through a 
narrou valley, and a tunnel about 2.5 Im. leng will have to be onnstructed, The 
Baraba firm plans to start work on this tunnel upon complotion of the tunnel nozr 
Rolova ute. CEI labor brigades ars supposed to work on this job. The line ta to 
be called the Slovousky Kras, The Smolnik - If -edzey lina 3s an extengion 
of the ‘ioldava nad Bodvou (R49/813) - Nimy ledzev line and is boing constructed 
for two reasons: first, 1% will eomect the iron ote mines and the Yuko foundry, 
and second, it Is the bepinning of the eonvergion of the Terecent nerrotrerzape 
Smolnik - ‘misek nad Hnilecm (R49/D95) line to norval paupe, which will represent 
would further relieve Margecany in east-west trunk line ‘sratfic, 


| At the request of the Hulo Iron Torle, the preset single-track Boren (R49/E33) - 


Haniska (249/523) ~ Vellm Ida (R49/E2z) line ig being repaired, and a second 
track is being constructed, This railroad shovld bo comploted and in operation 
by tha end of 1952, ; | 


Bridges and viaducts have been roinforced and tunnels ropaired along the Diviaky 
(449/057) ~ Banska Bystrica (049/075) vallroad. The worl vas dons by voluntary 
labor brigadea composed of railroad workers and civilian ennloyees 5 


The Trenclansim Tapia (P49/058) ~ Vilarsky Prusmrk (P50/059) - Brno (P50/40) line 
is single-tracked from freneianslm Tepla te Vesol4 na ‘rove (p49ff08) and 
double-trachked from Vesul4 na ‘crave to Beno. Four nore traci:s have been added 
at the Vlarsky Prusmyk atetion. Planned expansion of the station at Troncionalm 
Tepla was vostponed tili 1985 by order of the MHnistry of Transnortation. 


In order to facilitate Czechoslovak-Soviet trace » Several now reloading atationa 
aro boing built along the Czechoslovak-Seviet lorder. A nov reloading atation 


‘is under construction about 1,5 Im, south of the old Glorna ned Tisou reloading 


station. The new station will have 45 tracks und will be sonnoeted with the ola 
station by turntables designed to transport single cars. It will be independent 


_ of the old station, since it will permit the conversion of cars to different gauges 


rather than the transloading of goods. Change of gauges will be accomplished 

on @ section of track which will widen from Europesn to Soviet gauge. As 

the cers are pulled at lowered speed, their gauges will be changed automatically, . 
probably by means of a hydraulic device on the axles. (4) Special railroad care 
with convertible gauges are being built by CKD Krivan in Turciansky Svaty 

Martin (950/C69) and are being assembled in Zilina. At present there are 

300 such cars; they have been used to transport priority goods between 
Czechoslovakia and the USSR. - z 


A new reloading station, which is to bs know: as Capel, is under 
construction at, Matevee on the Berevee nad Ondevou « Uzgorod railroad cast of 
Velke Kapusany, It is to bo four Idlometers long and three ikdloneters wide and 
will extend from the suburb Cepel (R49/E9L) to the Soviet border, This station 
Will have about 40 traeks with alternating Sovi.ct and Buronean gaugé tracks and 
also treela which connect Soviet ani European gauge tracks, In addition 

the stotion will have 25 loading ramp, 12 cf which will be roofed. 


zechoslovak-Soviet border, Construction is susposdd to begin in 1952 » after the 
railroad from Stakein (R49/406) to Mele Bereme ts connleted. The USSR is vitally 
interested in this project and is oxstcising “wessure to havo it comleted as soon 
as pessible,. 


Ubla (S49/K15) 18 to be the site of the fourth reloading station along the | 
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Because of the increased demands being mace on the Czechoslovak radlroad net » 

it has been found necessary to enlarse or to rebuild complotely many stations 

in the Interior of Czechoslovalria, The ontire station at Nosies is being 

rebuilt cand onlarged, and new engine sheds and maintenance shong ne undey 
construction. Inereased traffic through Kosica, vhich was the vosult of the 
double-troeking of the Trat Drushy’ ,made this exmansion necessary, Construction 
should be commictcd in 1953, For some tine, Zilina has not been able to handle 
traffie adequutoly, deamite the fact that a largo marshalling yard was built thore 
during “orld Tar II. A new marshalling yard andi a freigtt station ore at present 
under construction east of Zilina on the northern side sf the Zilina « "brtin/ 
Vrutiy line at the foot of Duben hill (600 m. above sea level), Tho two ner 
installations, including a new engine stied cith tuo turntables, muintenance shops, 
stores, and loading ranms, extend for a distance of tro Isloneters, Construction 
is supposed to be comleted by the end of 1983, In 1946, the vhole railraed 
Station at Troncin (P49/758) was robuilt, and the ourvo which the railroad forned 
was repinesd by a straight rail line, An undevpass leads from the etation to tuo 
pletforns. The passenger station has about five traela, tho freight stxtion — 
about ten. Tha railroad station at Slovensim ilove ‘esto is to ba exnanded to 
twies Us present size. Other stations which are being enlarged are those at 
Barca, Hariiska, Rosnava, Zvolon (49/074), oisnin ilove Ves, ; argccany, Hansova, 
Viarsky Prusmyk ani lorovee (P50/770) , 


At nresent, the only reported Sovict-pgauge tracks in Czechoslovakia are the 
reloading tracks at Cierna nad Tisou. Soviet-gauge reloading tracks are being 
laid at “istovee and will also be used at ‘he reloading stction at Ubla, 


Electrification of the railroads in Czachoslovalda is necgressing vory slovly, 
The reinforced conerete poles for overhoid nower lines have been erected along 
the Zilina - Ponrad/fatry (950/068) section of the Trot Drusby, but the pover 
Lines have not vat been strung, and vor: on erecting the roles ig “rogrossing 
slowly In the Poprad/latry crea, Electric locomotives are wcing manufactured 

in the CSD workshong in ° ortinWrutleys, un to now, however, only four have been 
completed aud sent to unlmowm stations. If the electrification of the railroads 
is to be realised, numerous hydroelec trie vower stations will have to be erected, 
Such Slovwk rivera as the Vah, the Mitra, the Poyrad, the [ron, the Hornad, and 
the Leboree are exesllert for thig jarnose. Thay maintain a normnl uter level 
and a sufficient stream of curront «ll yeer roux, Pover stations in Puchov 
(P50/061) and Dave/Dubnica (PA9ATE9) have bean in operation since 1948, aml the 
power station at Ladce (P50/070) hep been onerating sinca 1949, These three 
stetions are in the high-frequency net in the Vah river area and heve been 
supplying all industrial enterprises in that aroa with electricity. lvydroelectric 
power stations are under constructipa at Kubra (P49/053) > Beekov (PZ9A047) and 
Drehovee wu Piostan (P49/T44), Litt\e nrogrogs uns been nade on the Kutra atetion, 
and it is possible that construction will be postponed indefinitely because of 
Shortages of material, ‘Tork on the Boekuy station sill be completed soon; tests 
heve alrosdy been run, The station at Divchover v Plestan will not be commleted 
in the near future. 


on long-distance 5X4 
: These are heavy 
engines with a a ¢ to 19 tous and are capable of travolling 


from 60 to 120 Im, ver hour, 


An average of 34 trains of all Irinds pass through te station at Trenelensia Tepla - 


per day. Tuelve rogular froight trains vith materivd destined for Czechoslovattia 
or the USSR and one train fron Austria to the USSR & through the station daily. 
The‘oepen cara of the freight trains are loaded vith boxes covered with red vex- 
paner which nvrebably contain arns and perts of machinus. It is not lnormm what is 
shipped in the closed freight cers, since no déserintion of the contents is pasted 
on the ears. | oe 


Army Railay Area Headquarters (Vojensim Tratova Zelo:ient Voelitelsty4) (Vz) 
has very greatly increased its military pergonnel., Tie new officers 
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are to beeone as vell acquainted as possible with their assignod . = 

sections of the Ceecheslovak railroad net so that in the avert of wer they will 

be able to take over control of the railrosds without any deloy for training. 

The Commissioner of Transnortation hea ordered a joint counliasien of clyilinna 

and arny cailroad emerts to check all radlroadg, railroed Iwidses, viaduets, 
tumols,a:d installations at railroad stations in order to ascertein vat. 
Yeconstraztion and rovairg are necessary, By order of the General Directorste 

of Railroad Transvortation, llinistry of transportetion, all construction and 
reconstruction of reilroeads mst bo conpleted by the and of 1952: all. construstion 
and reesnstruction of bridzes, viaducts, and tunnels mist be comleted by the end 


25X1 [| Gomme QQ). Ld the nor tunnel was to be built parallel 


29X1 


25X11 


to the c16 one. ohserved that stones vere 25X1 

being transport: O ROLOVa Jat. Near the ontrance to the old 

tumel and essunc! that they ware to be uscd. to build a 

rotsining wall along the Horned VLVEr 3 25X1 
the new tunnel must. be parallel to the old one. 

Aet y the stones were used to-renair the old tunnel, 


(2). If it is true that the now tunnel has been conmietely drilled 
through end is now being walled up, the tunnel should be in 
use by spring or summer of 1942, 


| commente (3). See Attachment #4. 


(4). See Attechments #7 & 48. 


Attachmenta: 2. Diagram of railroad netuork in Slovulda - Sert 1950 


éo Single track tunnel in construction (lbrgecany - "ft, Lodina)# 
3e New single track (Tisovec « Revuca)# ae 
4e Approximate location of new double track (Turna + Romave)}e 
fo Appwoxinate location of new singla teaek (i, “edzev « Snolnik)e 
6. Location of new reloading station at Clecnet 

7% Diagran showl:g construction of vheols of ‘rains with veriable cnuced 
S, Sketch showin: tracks to change the gauce® 
Go Factory Old-Yrivan at Tureiansiy Svaty actin (photograph HH 

G, Location of. new marshalling yard at Zilingse : 

Jie New lesation cf station at Troncint — 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


Approved For Release 2006/03/18 : CIA-RDP8&2-00457R010900270004-2 


-Nov 10,1957 


tie w 


1: 100.000 - Migdle 


t : nt 


& \ beet Lo rl 

+t yt | 

\ \ 4’ nes | 
~~ 


coe ee I 
1 yp 4 x70 
= . T nest \, # \ 
2 | ms ano iy 
es 7 Tg tonne! 2) 


| 
ot New single track :TISOVEC Q49/034- REVOCH 049/7 wh 
2. Single track tn construction: LUBENIK @ 49/954 - stavoSovee 249/D 5% 


Sa wo ping | 
ne 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


| \ 


Endosore No.d. 
¥ peek 
Seale 4:400.000 + Midaic Danube - Sheet V-45 ~ PRESOV Hag ee \ 
km oO o8 4 ae 3 hs 40 ‘6 \ Fer } t 
is a a = ——— yecany ) 
: $ LS ee -- e fl 
“ F : a 40 veg i SFolova Nota \ ae J) 
RR of Ass. (ald aton ry \e. ig al ge \ 
+-- ——~ Old single i a eed 


| : Seq Male Lodina 


yi Frack tunnel! in construction 
(Margecany R49/E 16-4. Lodina R49/é26) | : 


| 


Ko: sické Hamry 


sarraig cut fnew tunnel and tack between RR stations Margecany and Mald Lodina - seals 1:25.00 


800m 
JFoom . ve ay Oe 
600m = _ : a 1 
Soam ” i a Z 
400m ‘ wes a = 
in ar << re 
$ t 
: : — 
g g | : 
Sig $ & 
‘|g 8 7 Funnel in eonsfruction ~~ 2,Srniles long x5 
NES i as i: 
zis IN 
g . ‘hs 
2 3 
& 


Distance abevt Smiles ~ slope 1/418 (~ 8 %o) 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


| 
> \ i ‘ 
a tees gate ae 
sa32 _- r i ‘ \ S ‘ > 
‘ 4 oe she - * a 
1 ; \ a Se 
eS 
iT \ . &: a 
Ph a — | 
, 4 Sal “eg : Gast eee ae oe, a Lf ate 
EMCSY Te No. 4 \e ae Sat i : \ : eet a | ‘ : vig Som, Wee a dies 
Scala 1: 100. 000 - Kidde Janobs | = eeaeeses BoEGe Sn entree OR Oe ae . ai 
W-15 ~ Kosice a ‘ieee en ae ae i? sy Ttna nad Boro 
25X1 a Nablonoy m7 ore \ ‘ ‘ \ : pare ae + RRstation- 80m 
oe . or rs aera a | vate 
huproximate location of nen: oe = e | 
dovile track - TORWH W.B (R:9/é 03)- Reidare "eR 49/9 73) rs 
__. Which is (a Coustraction since S949. 
Rt) 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


25X1 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


R-13 | 


is 
+ 
va #f L ee ed a - ae 
ee | _§ Saroinik - 567 
| Joes Ae 
Teaneal S85 a: 
2 eee : | 
ee ae ae Se eee 
: Bae see ee ether - Sag | | 
7 ag ams a aac ce | 
| . ‘ = de gee 
Enclosure No. 5 ae a , | Sigg i 
ae eae ere --! 
Seale 4:400.000- Midvale Jonuba - ee eee wishin oS 
. 7 ' 1 | : a | 
W-18 - Kosicg } ) eay a 


Approximate location ef New —+ ’ 
Single track (NW. NEDIEV (R49/£o 4). SHoLMK (we9/090) 
whieh is 1 censirection 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


Lacisvra Woe. B 


Scale 4: 400.000 ~- huddle Ieyubiee - W-/6 ~ ULpOROD 


CERNE 0.7 (R49/E &0) - 


location of new rebaaing station / 
Which ($ 12 cousfraction { 


} ee ova K! 


| st L- 
= kestiaty hme cv ¢. ae oe jo 
| 1 é x : fer 
By ee eee 
| ne a 


_ 4 RRstation + x 
in Choma. 


See ag ame 
tog gh as oe ee cs 
hte, | = — f 


| 
0 


posif set aes = 7 l 
. We Tarkan 0 
— ten J sj tl} \L-~ 90 a : ) | 
Aye 4 ty te ar 
| C00 L N G ° 
shail Fad 74 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


' Scheme showing constvveton of wheels anchorage — 
sages of vagons with variable gage 


| 
| Seale No — 
i 
25X15 
besa 
i 4 
é 
; 
: A 
Whee/ with roter bearing floating Pivel coonect)d with chassis of tagen 4 
ow pire f 
| Lebricating hele H 
Pivah e p 
| Wy Lebsjcator Yih 
We wo 
| =| at 
Ise hee Pe IWS 
of, 
‘Vy 
| | ih 
Z Spiileg or B Hl t 
Z £ 
Z X« Kall difference batween Russian ond Evropean gece Y 
: | 
£vropean gage | Russtan gage 
Tad 
ii | aes 
wen a 
| 
ly. 
B20 See SS 


Approved For Release 2006/03/18 : CIA-RDP8&2-00457R010900270004-2 


BRCTOSC TE f ye, ig SS ET 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270904,2 page 


Sca/é No —- 
: : e 
| Scheme showing tracks | oe | 
fo change the gage 
Ryustian gage a 

Track ! 
3 
ki 
x 
: 
| 
N 
i 
, 
} 
§ 
yi 
8 

SIGN: 
Beginning of European gage 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


Seale: tao. 000 
Maale Danvbe 
V-49 ~ TRIEVIDZA 


29X11 


a 


es 
ZUINA -(050/092-X5) 


locaton of new Marshal/- j_-~ Gg es 
(19 yard Which (§ 1" Com- -|\ 
struchon 


~~ 


2-3] 


Enélosiré WoW ~~ 


Scare 1:400.000 -Yaa Janie ~ 


25X1 
V-12. — WRSKE yRensre 


New location'of RR stator 
TFRENCIN (P'19/758) 


[t-4] 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


jae 


SCHEME OF RR NETWORK™IN“SLOWAMIA™ SEPT 1951 


eISe Ae Safe . 


Enclosure No. 


25x1 . 
2 = V3 2 . ee ea 6 7 
oe’ a e hs 
é vie 
j ZAadRzZ 7 gal 
50 Sips 
ee S85 


2 GOTTWALDOV-OTROKOVICE, es 
ana 


P HUMENNE. 
JPSTRAZSKE 


J eee 


H 


RR STATION IN RECONSTRUCTION 


bo Zw RR JUNCTIONS 


et RR END-STATION 


SECOND TRACK COMPLETED SINCE 1945 


SINGLE TRACK COMPLETED SINCE 1945 


=—=SS== | DOUBLE TRACK PREPARED FOR ELECTRIF. 


DOUBLE TeACK 


_ SINGLE TRACK ON DOUBLE TRACK 
EMBANKMENT 


SINGLE 


Gilles | SECOND TRACK IN CONSTRUCTION 


TRACK 


: COMPLETED 1945 - 4950 


ee | COMPLETED 4951 


bh IN CONSTRUCTION 


SINGLE TRACK - NARROW GAGE. 


E. “SINGLE TRACK’ NARROW GAGE - 
TTT | ELectairico 
7 


| DOUBLE TRACK IN CONSTRUCTION seeserse= | DOUBLE TRACK- RUSSIAN GAGE 


RIVER-DAMM COMPLETED 


w= | RELOADING STATION [CSR-USSRI | SINGLE TRACK - RUSSIAN GAGE 


—_——- SINGLE TRACK -RUSSIAN GAGE 
- IN CONSTRUCTION 


1 SINGLE TRACK - RUS. GAGE - PROJECTED 


SINGLE TRACK IN CONSTRUCTION 


RIVER-DAMM IN CONSTRUCTION SINGLE TRACK - PROJECTED 


=={S=S)—= | RELOADING STATION IN CONSTRUCTION 


Ss if = 
BS}: RELOADING STATION - PROJECTED 


WIRE ROPE WAY 


BI" 


SINGLE TRACK - NARROW GAGE - PRORAS 
; RECONSTRUCTED TO NORMAL GAGE 


Approved For Release 2006/03/18 : CIA-RDP82-00457R010900270004-2 


